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The  purpose  of  this  meeting  is  to  establish  the  guide 
lines  for  renewal  in  the  Gouth  End.  We  have  included 
some  preliminarv  data  which  will  help  amplify  the 
proposals. 

1.   Relocation 

The  plan  as  shown  involves  relocation  of  5,879 
people  consisting  of  903  families  (3,297  individuals), 
2,632  non- related  individuals.  Of  the  total  reloca- 
tion, 2,414  are  non-white  (41%).   It  is  the  goal  of 
the  South  End  plan  to  provide  housing  for  each  of 
the  relocated  families  in  the  South  End  who  wish  to 
remain  in  the  South  End, 

An  estimated  total  of  400  businesses  will  be 
relocated. 


t 


2 .   Structures  to  be  Acquired 

The  total  number  of  occupied  structures  to  be 
acquired  are  1,350,  which  represent  29%  of  the 
total  number  of  structures  (approximately  4,612) 
in  the  South  End. 


2. 


3.   Acgiiisy^-^^n  Cost 

The  estimated  acquisition  cost  based  on  a  total 
assessment  of  $16,952,900  for  the  acq-aired  property 
is  $25,429,350. 

Therefore,  estimated  tax  loss  due  to  acquisition 
in  the  south  End  will  be  approximately  $1,695,000. 
It  is  a  goal  of  the  South  End  plan  to  replace  the 
tax  loss  caused  by  acquisition  and  to  provide  an 
increase  in  the  total  tax  yield  from  the  South  End 
renewal  area. 

4.  j^'^^E-^-'^'^^"^^  Facilities 

The  major  public  facilities  to  be  provided  in  the 

South  End  are  - 

Panning  Garage  $  2,000.000 

junior  High  School  (1)  2,500,000 

Elementary  Schools  (4)  4,400,000 

350,000 
Library 

Parks  and  Playgrounds  500,000 

Landscaping  and  street  Furniture   1,500,000 
iMCC  SwimiPdng  Pool  &  Skating  Rink     750,000 


t 


Total 


$12,000,000 


« 


3. 

5.  Roads 

The  widening  of  Dover  street  will  cost  approximately 
$350,000.   The  relocation  of  Albany  Street  will  cost 
approximately  $1,100,000.  The  estimated  cost  of  the 
service  road  from  Dartmouth  Street  to  Herald  Street 
will  run  approximately  $750,000. 

6.  Existing  Facilities 

Improvements  to  existing  facilities  such  as  the 
auditorium  and  gymnasium  are  estimated  to  cost 
$150,000.  The  sale  of  the  Carter  Playground  to 
Northeastern  and  the  development  of  a  playground 
with  this  money,  will  result  in  Section  112  credits 
and  other  federal  credits  to  the  extent  of  $2,600,000 
with  no  cost  to  the  city.   In  addition,  the  possi- 
bility of  the  Community  College  acquiring  a  site 
would  provide  an  estimated  $2,500,000  of  112  Credits. 
The  expansion  of  Franklin  Institute  would  provide 
an  estimated  additional  $100,000  in  112  Credxts.  The 
Boston  University  Medical  Center  estimated  112 
credits  at  this  time  are  estimated  to  be  $75,000. 
It  is  estimated  that  final  Section  112  Credits  here 
will  be  approximately  $250,000.  Accordingly,  the 
total  Section  112  Credits  are  $4,150,000. 


*7-   Proposed  South  End  Financing  Plan 

Total  Project  Expenditures  (item  I) 

Land  Acquisition  $25,430,000 

Site  Improvements  4,650,000 

^^^®^  2,500,000 


Subtotal       $32,580,000 


Local  Grants  in  Aid  (Item  li) 

f*:J;°°^^                         $  6,900,000 

ii^'^^^y  350,000 

mc   Facilities  750,000 

l^^f^      c.  1,100,000 

Albany  Street  Relocation  (Chap. 90)  650,000 
Improvements  to  Existing 

Facilities  150,000 

Parking  Garage  (self- liquidating)  2,000,000 

Section  112  Credits  4,150,000 


Subtotal       $16,050,000 

Item  I         $32,580,000 
Item  II         16,050,000 


Total  $48,630,000 


Gross  Project  Costs       $48,630,000 
Less  Disposition  Proceeds   7,580^000 

Net  Project  Costs         $41,050,000 
Less  Local  Grants  in  Aid   16.050.000 

Project  Capital  Grant     $25,000,000 
Payable 


5. 


City  Costs  for  South  End  Projects 

Schools  $6,900,000    (The  state  will 

reimburse  the  city 
for  one-half  this 
amount . ) 
Library             350,000 
Roads             1,100,000 
Improvements  to 
Existing          '  150,000 
Facilities      

$8,500,000 
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